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E.O. 11652: ADS, DECLAS 12/31/76 
TAGS: EAID, EFIN, PK 

SUBJECT: SUMITOMO/GE BID FOR KORANGI POWER STATION 
DEPT PASS TREASURY FOR ZINMAN 
REF: ISLAMABAD 0499 

1 . RE PARAGRAPH 3 REFTEL, USADB BELIEVES DESCRIPTION OF 
SUMITOMO/GE REPS STATEMENT IN PARAGRAPH 2 SOMEWHAT OVER- 
STATES SITUATION THAT QUOTE ADB WOULD IND NAPTHA BACK-UP 
SYSTEM UNACCEPTABLE END QUOTE. 

2. USADB UNDERSTANDS THAT BANK STAFF HAS EXPRESSED 
INFORMALLY TECHNICAL PREFERENCE FOR DIESEL, BASED UPON 
GENERAL UNDERSTANDING OF VOLATILE FUEL CHARACTERISTICS 
OF NAPTHA AND CONSEQUENT NECESSITY TO INCLUDE ADDITIONAL 
PROTECTIVE MEASURES. HOWEVER. BANK STAFF ALSO STRESSED 
THAT BANK WOULD HAVE TO CAREFULLY STUDY KESC RECOM- 
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CATEGORY OF FUEL AND OF INDOOR PLANT (PRIMARILY) AND 
OUTDOOR PLANT (ALTHERNATE) SUPPORTED BY CLEAR TECHNICAL 
AND ECNOMIC JUSTIFICATION AS REQUIRED IN PARA 3.7 OF 
ADB GUIDELINES FOR PROCUREMENT. 

3. FYI. ADB HAS INFORMED KESC CHAIRMAN AZIZ THAT 
COMPARISON AND EVALUATION OF SOME BIDS AFTER ARBITRARY 
ELIMINATION OF ANY OTHER BIDS WOULD BE CONTRARY TO 
BANK'S PROCUREMENT PROCEDURES AND PROVISIONS OF BIDDING 
DOCUMENTS. US ADB UNDERSTANDS THAT FIAT IS NOT THE 
ONLY COMPETITOR. USAD WILL CONTINUE TO MONITOR PROGRESS 
OF PROJECT IMPLEMENTATION. STULL 


LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: TECHNICAL ASSISTANCE, ELECTRIC POWER PLANTS, PROPOSALS (BID) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 19 JAN 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976MANILA00917 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D76001 9-0554 
From: MANILA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 44/aaaabnic. tel 

Line Count: 73 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION TRSE 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: 76 ISLAMABAD 499 
Review Action: RELEASED, APPROVED 
Review Authority: morefirh 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUN 2004 by greeneet>; APPROVED <08 JUN 2004 by morefirh> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SUMITOMO/GE BID FOR KORANGI POWER STATION DEPT PASS TREASURY FOR ZINMAN 
TAGS: EAID, EFIN, PK, ADB 
To: TRSY ISLAMABAD 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



